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2006 Draft Statewide 
Transportation Improvement Program 



MDT has released a draft of the 2006 
Statewide Transportation Improvement 
Program (STIP). We want your com- 
ments and ideas on these projects. 

The STIP is a list of most major 
transportation projects planned for 
Montana for the next three federal fis- 
cal years. These projects include Aero- 
nautics, Railways, Highways, Public 
Transportation, and Federal Lands 
Highways. 

The primary goal of the draft STIP 
is to solicit public comment on the pro- 
posed transportation program for Mon- 
tana. 

Each year, MDT receives many 
helpful comments and innovative ideas 




This is your opportunity 

to comment on IVIontana's 

Transportation Projects. 




from the public on transportation- 
related issues. We carefully consider 
and respond to these comments and 
strive to incorporate them into the De- 
partment's policies and decision- 
making processes. 

We encourage the public to com- 
ment on this list now or anytime 
throughout the year as various transpor- 
tation issues may arise. 

To locate the major projects listed in 
the draft STIP (those costing over $1 
million), please refer to the map in the 
center of this issue of Newsline. 



Commenting 

On Other Projects 

Throughout the year, MDT submits 
projects that are not on the STIP list to 
the Transportation Commission. To 
view the list of highway projects MDT 
plans to present at the next Transporta- 
tion Commission meeting, go to 
www.mdt.state.mt.us/trans_comm/docs/ 
proposed_proj.pdf. If you prefer to 
receive the list by mail, call us at 
800-714-7296. 

You can mail your comments to the 
following address or e-mail them to 
mdtnewproiects@mt.gov. 

Project Analysis Supervisor 
Rail, Transit & Planning Division 
Montana Dept. of Transportation 
P.O. Box20I00I 
Helena, MT 59620-1001 



To Request a Copy 

Of the 2006 Draft STIP: 

> Check with your local libraiy. 

> Visit our Internet home page at 
www.mdt.state.mt.us. 

> Contact Gary Larson, MDT Project 
Analysis Supervisor: 

444-6110 -voice 
444-7696 - TTY 
444-7671 -fax 
800-714-7296 -toll-free 
E-mail - glarson@mtgov. 

> Or write: 

Gary Larson 

Rail, Transit & Planning Division 

Montana Dept. of Transportation 

P.O. Box 201001 

Helena, MT 59620-1001 



Send Us Your Input 

We'd like your input — how do you feel 
about receiving MDT planning and pro- 
gramming information through the 
NewsUnel 

Are you aware of MDT's 800 number 
and Web site (www.mdt.state.mt.us^ as 
other ways of accessing MDT informa- 
tion or submitting comments regarding 
our efforts? 

Let us know your thoughts by 
e-mailing Carol Strizich at cstrizich® 
mt.gov, calling 800-714-7296, or mailing 
written comments to this address: 

Statewide & Urban Planning Section 
Montana Dept. of Transportation 
P.O. Box20I00I 
Helena, MT59620-I00I 



Due to a data entry error, all projects identified 
under "Project Scope" as "Resurfacing" should be 
identified as "Reconstruction" with the exception 
of Main Street - Bozeman located on US 191 at 
Reference Post 88.21. 

We apologize for any inconvenience this may 
cause. Correct information is also shown at the 
following Web site: http://www.mdt.state.mt.us/ 
tranplan/stip . shtml . 



Montana Statewide Transportation Improvement Program 
Major Highway Projects FY 2006-2008 



MAP KEY/ FUNDING 
MDT NO. CATEGORY 


PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 

(SMIL) 


DISTRICT 1- MISSOULA 


FY 2006 















DISTRICT 1- MIS 


FY 2006 


3847 


BR 


4229 


BR 


4852 


BR 


4868 


BR 


4611 


CM 


2703 


IM 


2703 


IM 


4260 


IM 


4449 


IM 


5065 


IM 


5067 


IM 


1027 


NH 


1061 


NH 


1744 


NH 


1744 


NH 


1744 


NH 


1744 


NH 


1744 


NH 


2015 


NH 


2015 


NH 


4005 


NH 


5456 


NH 


5457 


NH 


5722 


NH 


5066 


SFCI 


5514 


SFCN 


4022 


STPHS 


4702 


STPHS 


5003 


STPHS 


5007 


STPHS 


5008 


STPHS 


5014 


STPHS 


5359 


STPHS 


5361 


STPHS 


5364 


STPHS 


1233 


STPP 


5082 


STPP 


5725 


STPP 


5726 


STPP 


5727 


STPP 



LITTLE BUXCKFOOT R - E GARRISON 

FLATHEAD R - 3 KM E KALISPELL 

GRAVE CR - 10 KM N FORTINE 

ARRASTRA CREEK - SE OF OVANDO 

ARTHUR AVE -MISSOULA 

ST REGIS- EAST & WEST 

ST REGIS - E & W (STRUCTURES) 

INTERSTATE FENCE - DEER LODGE 

BEARMOUTH REST AREA 

TARKIO - EAST 

BONNER INTERCHANGE - EAST 

SCHRIEBER MEADOWS WETLAND 

STILLWATER RIVER - NORTH 

EVARO-MCCLUREROAD 

MCCLURE RD - N OF ARLEE COUPLET 

SOUTH OF RAVALLI - MEDICINE TREE 

SPRING CREEK RD - MINESINGER TRL 

US 93 VISITOR/INTERPRETIVE CTR 

HAMILTON -VICTOR 

N OF WOODSIDE- VICTOR 

SECOND & BAKER - WHITEFISH 

EUREKA -SOUTH 

EUREKA- N&S 

FORTINE -NORTH 

ALBERTON - E & W 

SOMERS- SOUTH 

MT 35/SEC 317 INT - KALISPELL 

2000 - SLOPE FLTN - N JCT MT 200 

2001 - ACCESS CONTROL - KAL - NE 
2001 - TURNING MOVEMENT - MSLi\ 
2001 - SIGN/GDRAIL- FLATHEAD CO 

2001 - Dl - SLOPE FLATTEN/GDRAIL 

2002 -Dl- GUARDRAIL 
2002- SIGNAL -CORVALLIS 

2002 - GUARDRAIL - W OF ST REGIS 

CLEARWATER JCT - NORTH 

SIGNING - FLATHEAD RESERVATION 

TROUT CREEK -NW 

ST REGIS -NE 

EAST OF ST REGIS -EAST 



US 12 


5.9 


1.1 


BRIDGE REPLACEMENT 


>5 


HOLT STAGE ROAD 








BRIDGE REPLACEMENT 


>5 


STOKEN ROAD 


0.1 





BRIDGE REPLACEMENT 


<1 


MONTANA 200 


57.843 


0.4 


BRIDGE REPLACEMENT 


<1 


US 12 


94.329 


0.2 


RESURFACE 


1T0 5 


INTERSTATE 90 





48.7 


REHABILITATION 


>5 


INTERSTATE 90 


1.9 


26.1 


BRIDGE REHABILITATION 


>5 


INTERSTATE 90, US 12 


170.2 


24.9 


FENCING 


<1 


INTERSTATE 90, US 12 


143 





REST AREA 


>5 


INTERSTATE 90 


64 


10.5 


CRACK SEAL 


<1 


INTERSTATE 90, US 12 


110.204 


9 


CRACK SEAL 


<1 


US 2 








WETLANDS 


<1 


US 93 


117.67 


1.2 


RECONSTRUCTION 


1T0 5 


MONTANA 200. US 93 


6.5 


6.2 


RECONSTRUCTION 


>5 


MONTANA 200. US 93 


12.75 


5.8 


RECONSTRUCTION 


>5 


MONTANA 200. US 93 


26.71 


4.7 


RECONSTRUCTION 


>5 


US 93 


48.414 


7.2 


RECONSTRUCTION 


>5 


US 93 


28 





RECONSTRUCTION 


1T0 5 


US 93 


49 


0.5 


RECONSTRUCTION 


>5 


US 93 


53.69 


6.9 


RECONSTRUCTION 


>5 


US 93 


127.74 





INT UPGRADE/SIGNALS 


<1 


US 93 


173.2 


3.8 


CHIP SEAL 


<1 


US 93 


177 


3.9 


CHIP SEAL 


<1 


US 93 


168.3 


4.9 


CHIP SEAL 


<1 


INTERSTATE 90 


74.402 


9.7 


CRACK SEAL 


<1 


US 93 


93 


10.5 


OVERLAY 


1T0 5 


MONTANA 35 


50.8 





INT UPGRADE/SIGNALS 


<1 


MONTANA 28 


2.8 


0.7 


SLOPE FLATTENING 


<1 


US 2 


122.9 


0.1 


ACCESS CONTROL 


<1 


RUSSELL STREET 


1.2 


0.1 


INT IMPROVEMENTS 


<1 


E EDGEWOOD DRIVE, MEADOW LAKE BLVD 


3 


2 


SIGNING -NEW 


<1 


SECONDARY 206, SECONDARY 567, US 2 


10.8 


0.4 


GUARDRAIL, SKID TREAT. 
BRIDGE RAIL 


<1 


MONTANA 200 


35.7 


0.5 


GUARDRAIL, SKID TREAT. 
BRIDGE RAIL 


<1 


SECONDARY 373 


1.9 


0.5 


INT UPGRADE/SIGNALS 


<1 


INTERSTATE 90 


26 


0.7 


GUARDRAIL, SKID TREAT. 
BRIDGE RAIL 


<1 


MONTANA 83 





4.8 


PULVERIZATION 


>5 


MONTANA 200. MONTANA 28. MONTANA 35, 
SECONDARY 212, US 93 


59.335 


27.1 


SIGNING -NEW 


<1 


MONTANA 200 


22.9 


6.6 


CHIP SEAL 


<1 


MONTANA 135 


0.07 


3.3 


OVERLAY -COLD MILL 


<1 


MONTANA 135 


3.399 


4.3 


CHIP SEAL 


<1 



MAP KEY/ FUNDING 
MDTNO. CATEGORY 



PROJECT LOCATION 



ROUTE 



REF. 
POST 



LENGTH 
IN MILES 



PROJECT SCOPE 



COST 
($MIL) 



5085 


STPS 


5087 


STPS 


5513 


STPS 


4691 


STPX 


FY 2007 


4853 


BR 


2016 


NH 


5022 


STPHS 


5360 


STPHS 


5362 


STPHS 


5363 


STPHS 


3606 


STPS 


4468 


STPS 


FY 2008 


4545 


BR 


4854 


BR 


4467 


STPS 


DISTRICT 2 - BUTTE 


FY 2006 


4233 


BR 


4791 


BR 


4555 


CM 


4918 


CM 


3376 


IM 


4292 


IM 


4295 


IM 


4296 


IM 


5297 


IM 


5298 


IM 


5720 


IM 


2544 


NH 


3377 


NH 


4799 


NH 


5468 


NH 


5472 


SFCS 


5533 


SFCS 


4713 


STPHS 


4714 


STPHS 


5020 


STPHS 


5027 


STPHS 


5029 


STPHS 


5300 


STPHS 


5367 


STPHS 


5370 


STPHS 


5373 


STPHS 


5374 


STPHS 



DEER LODGE -NORTH 
WEST OF PHILIPSBURG - WEST 
DEER LODGE -WEST 
MISSOUU\ AIRPORT ROAD 

MORRELL CR - EAST OF SEELEY LAKE 
STEVENSVILLE WYE - N & S 

2001 - SFTY IMP - 5 KM N KALISPELL 

2002 - ELECTRICAL - W OF ST REGIS 
2002 - VARIABLE MESSAGE SIGN - US 2 
2002 - SIGNAL - PALMER ST - MSLA 

8 KM S OF POLSON - S 
POWELL CO LINE -N 

CLARK FORK - 7 KM E OF TARKIO 

FLORENCE -EAST 

2 KM N OF JOT MT 200 - NORTH 



YELLOWSTONE R - CORWIN SPRINGS 

HORSE PRAIRIE CR - 3 KM NW GRANT 

CITYWIDE SIGNALS - BOZEMAN 

S 19TH & COLLEGE - BOZEMAN 

EAST THREE FORKS INTERCHANGE 

BUXTON - N & S 

INTERSTATE FENCE - EAST OF GALEN 

ANACONDA INTERCHANGE REST AREA 

BUTTE AREA BRIDGE DECK REPAIR 

D-2 BRIDGE DECK REPAIR 

MILLIGAN CANYON INTCH - E & W 

SLP FLTN - WID - GALLATIN CANYON 

US 287 PASSING LANES 

TURN BAY - 13 KM S OF LIVINGSTON 

JOT US 287 -NORTH 

BELGRADE -NORTH 

JOT US-12- NORTH 

SIGNAL - 19TH & KOCH - BOZEMAN 

2000 -D2- GUARDRAIL 

2001 - TURN BAY - E OF TOWNSEND 

2001 - SNOWFENCE - N TRASK INTCH 

2001 - SFTY - E SPRINGDALE W INT 

2002 - TURN BAYS - NORTH JOT MT 84 

2002 - SIGN/GDRAIL - S OF BUTTE 

2002 - D2 - SLOPE FLATTEN 
2002 -SIGNAL- JOT S-411 
2002 - KAW AVE SIGNAL - BUTTE 



SECONDARY 275 
SECONDARY 348 
SECONDARY 272 
MISSOULA AIRPORT ROAD 

AIRPORT ROAD 
US 93 

SECONDARY 292 
INTERSTATE 90 
US 2 

BROADWAY 
SECONDARY 354 
SECONDARY 271 

OLD HIGHWAY 10 EAST 
SECONDARY 203 
SECONDARY 472 



0.055 


2.8 


CRACK SEAL 


<1 


7.167 


6.8 


OVERLAY 


<1 


0.007 


2 


CHIP SEAL 


<1 


0.95 


1.8 


OVERLAY 


1T0 5 


0.5 





BRIDGE REPLACEMENT 


<1 


65.96 


2.3 


RECONSTRUCTION 


>5 


3 


0.5 


RESURFACE 


<1 


23.9 


2.8 


ADV FLASHER, LUMINAIRES 


<1 


153 


57 


SIGNING -UPGRADE 


<1 


0.97 


0.2 


SAFETY 


<1 


6.85 


5.8 


RESURFACE 


1T0 5 


7.178 


10 


RESURFACE 


>5 


0.8 





BRIDGE REPLACEMENT 


1T0 5 


9.86 


2.1 


BRIDGE REPLACEMENT 


>5 


1.3 


6.8 


RECONSTRUCTION 


>5 





0.2 





BRIDGE REPLACEMENT 


1T0 5 


MANSFIELD LANE 


0.7 





REHABILITATION 


<1 


US 191 


87.205 


2.8 


INT UPGRADE/SIGNALS 


1T0 5 


S19TH AVE & COLLEGE ST 








RESURFACE 


1T0 5 


INTERSTATE 90, SECONDARY 205 


278.335 


0.3 


SAFETY 


1T0 5 


INTERSTATE 15 


115.884 


4.8 


OVERLAY 


1T0 5 


INTERSTATE 90 


195.41 


3.5 


FENCING 


<1 


INTERSTATE 90 


208.4 





REST AREA 


1T0 5 


INTERSTATE 15, MONTANA 69 


124.69 


1.1 


BRIDGE DECK 


1T0 5 


INTERSTATE 90, US 191 


319.67 





BRIDGE DECK 


1T0 5 


INTERSTATE 90 


263.8 


10.5 


OVERLAY -COLD MILL 


1T0 5 


US 191 


32 


38 


RESURFACE 


>5 


US 12. US 287 


102.18 


3.2 


REHABILITATION - MAJOR 


1T0 5 


US 89 


43.233 


0.5 


ACCELERATION LANE 


<1 


US 191, US 287 


3.5 


6 


OVERLAY 


<1 


SECONDARY 290 


2.88 


5.5 


OVERLAY 


<1 


SECONDARY 284 





9 


CHIP SEAL 


<1 


S19TH AVENUE 


3.27 





INT UPGRADE/SIGNALS 


<1 


INTERSTATE 15, SECONDARY 347 


45.4 


1.5 


GUARDRAIL SKID TREAT, 
BRIDGE RAIL 


<1 


US 12 


2.2 


0.3 


SAFETY 


<1 


INTERSTATE 15 


143 


0.9 


FENCING 


<1 


INTERSTATE 90, US 191 


350.9 





ROCK SCALING 


<1 


MONTANA 85 


0.05 


0.5 


SAFETY 


<1 


MONTANA 2 


71.5 


4 


GUARDRAIL SKID TREAT. 
BRIDGE RAIL 


<1 


MONTANA 43 


2 


1 


SLOPE FLATTENING 


<1 


SECONDARY 205, SECONDARY 570 


26.846 





INT UPGRADE/SIGNALS 


<1 


DEWEY BOULEVARD 


1 





INT IMPROVEMENTS 


<1 



MAP KEY/ 
MDTNO. 


FUNDING 
CATEGORY PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH IN 
MILES 


PROJECT SCOPE 


COST 

(SMIL) 


DISTRICT 2 


- BUTTE/FY 2006 continued 













DISTRICT 2 


1 - BUTT 


5375 


STPHS 


5376 


STPHS 


5379 


STPHS 


1510 


STPP 


2137 


STPP 


3833 


STPP 


4605 


STPP 


4802 


STPP 


5518 


STPP 


5797 


STPP 


5798 


STPP 


5799 


STPP 


3885 


STPS 


5730 


STPS 


5731 


STPS 


5811 


STPS 


4979 


STPU 


4668 


STPX 


4730 


STPX 


FY 2007 


4862 


BR 


5051 


BR 


4291 


IM 


4435 


IM 


4577 


NH 


4800 


NH 


4861 


NH 


5103 


NH 


4437 


STPHS 


5018 


STPHS 


5025 


STPHS 


5366 


STPHS 


5378 


STPHS 


4312 


STPP 


5474 


STPP 


4470 


STPS 


4475 


STPS 


4551 


STPU 


4952 


STPU 


FY 2008 


4571 


IM 


4306 


NH 


5026 


STPHS 


4803 


STPP 


4804 


STPP 


4474 


STPS 



2002 - ROWE RD SIGNAL - BUTTE 

2002 - COLLEGE ST SIGNAL - BOZEMAN 

2002 -SIGNAL- JCTS- 412 

EASTOFTOWNSEND 

WISE RIVER -WEST 

SAPPINGTON JOT -SOUTH 

SLIDE NORTH OF GEORGETOWN LAKE 

TURN BAY - MCALLISTER 

ENNIS-WEST 

CHECKERBOARD -WEST 

WHITE SULPHUR SPRINGS - SOUTH 

WISDOM -WEST 

EAST RIVER ROAD - S OF EMIGRANT 

BIG HOLE PASS- E&W 

JCTMT2-SW 

CARDWELL- HARRISON 

H ST - PARK TO BUTTE - LIVINGSTON 

BIG HOLE GRAZING ASSOC - WETLAND 

STUART PIT WETLAND 

STRUCTURES - SE OF MANHATTAN 

NEVERSWEATRR- BUTTE 

BUTTE AREA STRUCTURES 

TURN BAY - W THREE FORKS INTCH 

CEDAR CR - 16 KM N OF GARDINER 

YELLOWSTONE PARK - BIG SKY 

S FORK MADISON R - W WEST YSTONE 

EROSION PROT - GALLATIN CANYON 

SAFETY IMPVMNT - E OF MANHATTAN 

2001 - FENCING - E OF WHITEHALL 

2001 - SIGNALS - MAIN/FRONT BUTTE 

2002 - RAMPS - ANACONDA INTCH 
2002 - CURVE - NE OF WHITEHALL 
MAIN STREET -BOZEMAN 
JCTMT55-JCTMT2 

JCT MT 85 - EAST 
MARTINSDALE- NORTH 
MAIN STREET -ANACONDA 
BABCOCK TO KAGY - BOZEMAN 

NISSLER INTERCHANGE 

FOUR CORNERS -NORTH 

2001 - GRAYLING CR - N OF US 20 

CHECKERBOARD - MARTINSDALE 

GRAND/HARRISON AVE - BUTTE 

12 KM S BROADWATER CO LN - SOUTH 



DEWEY BOULEVARD 


1,13 





INT UPGRADE/SIGNALS 


<1 


WILLSON AVENUE 


2,937 





INT UPGRADE/SIGNALS 


<1 


SECONDARY 411 


0,129 





INT UPGRADE/SIGNALS 


<1 


US 12 


6,4 


4,8 


RESURFACE 


1T0 5 


MONTANA 43 


51,4 


13,9 


RECONSTRUCTION 


1T0 5 


MONTANA 2, US 287 


83,3 


2,2 


RESURFACE 


1T0 5 


MONTANA 1 


27,39 


2,8 


SAhLiy 


1T0 5 


US 287 


55,1 


0,6 


RESURFACE 


<1 


MONTANA 287 





5,7 


OVERLAY - COLD MILL 


1T0 5 


US 12 


55,9 


7,2 


CHIP SEAL 


<1 


US 12, US 89 


33,4 


8,3 


CHIP SEAL 


<1 


MONTANA 43 


7.4 


19,2 


CHIP SEAL 


<1 


SECONDARY 540 





4 


RESURFACE 


1T0 5 


SECONDARY 278 


30,03 


4,9 


CHIP SEAL 


<1 


SECONDARY 393 





3,8 


CHIP SEAL 


<1 


MONTANA 2, SECONDARY 359 


1,4 


14,5 


CHIP SEAL 


<1 


H STREET 


1.03 


0.5 


RECONSTRUCTION 


1T0 5 


MOOSE CK RD, TWIN LAKES RD 








WETLANDS 


<1 


MONTANA 1 & INTERSTATE 90 








WETLANDS 


<1 


SECONDARY 205 


11,96 


0,9 


BRIDGE REPLACEMENT 


>5 


MAINSTRLLI 


3,27 





BRIDGE REPLACEMENT 


1T0 5 


INTERSTATE 15 


125,2 


1,3 


BRIDGE REPLACEMENT 


1T0 5 


US 287 


107,2 


1,9 


BRIDGE REPLACEMENT 


1T0 5 


US 89 


10,02 





CULVERT 


<1 


US 191 


31,2 


13,9 


REHAB 


1T0 5 


US 20 


4,46 





BRIDGE REPLACEMENT 


1T0 5 


US 191 


57 





BANK STABILIZATION 


1T0 5 


SECONDARY 205 


14,7 


0,8 


RECONSTRUCTION 


<1 


MONTANA 2, MONTANA 69 


1.5 


1.5 


FENCING 


<1 


FRONT STREET 


0,25 





INT UPGRADE/SIGNALS 


<1 


INTERSTATE 90 


207,3 


1,3 


SAhLiy 


<1 


MONTANA 69 


10,75 


0,6 


RECONSTRUCTION 


<1 


US 191 


88,21 


2,1 


RESURFACE 


1T0 5 


MONTANA 2, MONTANA 41 


57,3 


8,7 


MILL& FILL 


1T0 5 


SECONDARY 235 





2 


RESURFACE 


1T0 5 


SECONDARY 294 


27,053 


2,1 


RECONSTRUCTION 


1T0 5 


MAIN STREET 





0.6 


MILL & FILL 


<1 


19TH AVE 


1.5 


1.3 


RESURFACE 


>5 


INTERSTATE 15 


120,69 





RESURFACE 


1T0 5 


MONTANA 85 





6.1 


RESURFACE 


<1 


US 191 


9,7 


1 


RECONSTRUCTION 


1T0 5 


US 12 


63,14 


14.7 


RESURFACE 


>5 


MONTANA 2 


87,52 





RECONSTRUCTION 


<1 


SECONDARY 284 


23,45 


7,3 


RESURFACE 


1T0 5 
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MAP KEY/ 
MDTNO. 



FUNDING 
CATEGORY 



PROJECT LOCATION 



ROUTE 



REF. 
POST 



LENGTH 
IN MILES 



PROJECT SCOPE 



COST 
($ MIL) 



DISTRICT 3 - GR 


FY 2006 


4869 


BH 


2790 


BR 


4234 


BR 


4549 


BR 


4867 


BR 


4462 


CM 


4920 


CM 


4921 


CM 


4041 


IM 


5760 


IM 


5761 


IM 


5762 


IM 


1310 


NH 


1814 


NH 


4049 


NH 


4321 


NH 


4820 


NH 


5485 


NH 


5587 


NH 


5763 


NH 


5764 


NH 


5765 


NH 


5768 


NH 


5772 


SFCS 


5804 


SFCS 


4699 


STPHS 


4716 


STPHS 


4744 


STPHS 


5004 


STPHS 


5013 


STPHS 


5380 


STPHS 


4046 


STPP 


4048 


STPP 


4048 


STPP 


5570 


STPP 


5769 


STPP 


5770 


STPP 


5802 


STPP 


5803 


STPP 


5509 


STPS 


5571 


STPS 


5773 


STPS 


4331 


STPU 



GREAT FALLS 



CANAL- 6 KMSWVALIER 

MILK RIVER- EOF HARLEM 

BNRR-RIVER DR - GREAT FALLS 

MUDDY CR - 17 KM N CHOTEAU 

BELT CR - 4 KM N OF JCT S-331 

CUSTER (WASHINGTON - E ) - HELENA 

SIDEWALKS - GREAT FALLS 

SIGNAL UPGRADE - HELENA 

GREATFALLS-N&S 

SUNBURST -SOUTH 

PONDERA COUNTY LINE - SOUTH 

GREAT FALLS -VAUGHN 

CUT BANK - WEST 

EASTGL7\CIER-E&W 

HAVRE - EAST 

US-2 - HAVRE 

HELENA- EAST HELENA 

LINCOLN -EAST AND WEST 

SOUTH HELENA INTERCHANGE 

DEVON -E&W 

lOTH ST N - GREAT FALLS 

SHELBY -EAST 

BELT- SOUTHEAST 

NORTH OF SANTA RITA - NORTH 

AUGUSTA -S 

2000 - SLOPE FLTN/GRAIL - L & C CO 

2000 - SAFETY IMPVMT - GTF - EAST 

2000 - GUARDRAIL- MARIAS PASS 

2001 - SAFETY IMPVMT - L & C CO 

2001 - ELECTRICAL - JCT S 227 

2002 - INTERSECTION IMPVMT - GF 
19 KM NW OF GLACIER CO LINE - NW 
BOWMAN'S CORNER - AUGUSTA 
AUGUSTA- SOUTH 

HAYS - FT BELKNAP 

CONRAD - NORTHEAST 

SHELBY -NORTH 

AUGUSTA- CHOTEAU 

CHOTEAU - NORTH 

RUDYARD- SOUTH 

N OF BROWNING -NORTH 

23 KM EAST OF BRADY - EAST 

6TH ST NW - 16TH TO SMELTER - GTF 



FRANCES HEIGHTS ROAD 






1.6 





BRIDGE REPLACEMENT 


<1 


ROE ROAD 












BRIDGE REPLACEMENT 


1T0 5 


RIVER DRIVE 












BRIDGE REPLACEMENT 


1T0 5 


lOTH LN NW 






11.1 





BRIDGE REPLACEMENT 


<1 


SECONDARY 228 






16.4 





BRIDGE REPLACEMENT 


1T0 5 


CUSTER AVENUE 






2.254 


0.7 


RECONSTRUCTION 


1T0 5 


MONTANA 200. MONTANA 3, 
US 89 


US 87, 


2.003 


1.2 


ADA SIDEWALK RAMPS 


<1 


US 12. US 287 









2 


INT UPGRADE/SIGNALS 


1T0 5 


INTERSTATE 15, MONTANA 200, 


US 89 


270.467 


11.7 


OVERLAY 


>5 


INTERSTATE 15 






380.3 


9.1 


CHIP SEAL 


<1 


INTERSTATE 15 






343.3 


11 


CHIP SEAL 


<1 


INTERSTATE 15, MONTANA 200, 


US 89 


283 


7.7 


CHIP SEAL 


<1 


US 2 






246.01 


8.8 


RECONSTRUCTION 


>5 


US 2 






211 


7.9 


OVERLAY 


1T0 5 


US 2 






383.6 


10.2 


RESURFACE 


>5 


US 2 






381.399 


2.3 


RECONSTRUCTION 


>5 


US 12. US 287 






45.605 


4.2 


MEDIAN AND SHOULDERS 


<1 


MONTANA 200 






67.71 


8.1 


OVERLAY 


1T0 5 


INTERSTATE 15 






190.5 





NEW PROJECT 


>5 


US 2 






291.748 


8 


OVERLAY 


1T0 5 


NATIONAL HIGHWAY 104 






0.414 


0.8 


OVERLAY -COLD MILL 


1T0 5 


US 2 






278.091 


1.9 


OVERLAY -COLD MILL 


1T0 5 


MONTANA 200. MONTANA 3, 


US 87 





7.2 


CRACK SEAL 


<1 


SECONDARY 214 






5.94 


7.6 


OVERLAY 


<1 


SECONDARY 435 









9.8 


OVERLAY 


1T0 5 


HAUSER DAM ROAD, ORO FINO ROAD. 
BELMONT DRIVE 


2 


1 


SLOPE FLATTENING 


<1 


MONTANA 200. MONTANA 3, 
US 89 


US 87, 


89.9 


0.8 


ACCFI FRATION LANE 


<1 


US 2 






198.7 


1 


GUARDRAIL. SKID TREAT, 
BRIDGE RAIL 


<1 


BIRDSEYE ROAD, STEMPLE PASS ROAD, 
ORO FINO ROAD 





11.2 


RESURFACE 


<1 


MONTANA 200. MONTANA 3, 
US 89 


US 87, 


87.342 





ADV FLASHER. LUMI- 
NAIRES 


<1 


INTERSTATE 15 






280.1 


2.6 


INT IMPROVEMENTS 


<1 


US 89 






101.02 


9.2 


SLOPE FLATTENING 


>5 


US 287 






20.9 


10.8 


RESURFACE 


>5 


US 287 






31.7 


6.8 


RECONSTRUCTION 


>5 


MONTANA 66 






15.738 


34.3 


MILL& FILL 


1T0 5 


BUSINESS ROUTE 15 - CONRAD 




3.746 


1.4 


OVERLAY 


<1 


MONTANA 67 






0.455 


1.3 


OVERLAY- COLD MILL 


<1 


US 287 






39.89 


24.8 


CHIP SEAL 


<1 


US 89 






41.716 


21 


CHIP SEAL 


<1 


SECONDARY 432 






40.47 


6 


OVERLAY 


<1 


SECONDARY 464 






12.864 


5.9 


OVERLAY 


1T0 5 


SECONDARY 365 






14.306 


3 


OVERLAY 


<1 


6THSTRLLI SW 






2.16 


0.3 


RESURFACE 


1T0 5 



MAP KEY/ FUNDING 
MDTNO. CATEGORY PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 
($ MIL) 


DISTRICT 3 - GREAT FALLS continued 



DISTRICT 3 - GR 


FY 2007 


4537 


BH 


4568 


CM 


4706 


STPHS 


4724 


STPHS 


4725 


STPHS 


5017 


STPHS 


5019 


STPHS 


5024 


STPHS 


5302 


STPHS 


5303 


STPHS 



5384 STPHS 



5385 


STPHS 


4050 


STPP 


4158 


STPS 


4480 


STPS 


4667 


STPU 


FY 2008 


4910 


BR 


4420 


STPU 


DISTRICT 4 - GLI 


FY 2006 


3989 


BR 


4174 


BR 


4238 


BR 


4536 


BR 


4828 


BR 


4879 


BR 


4880 


BR 


4830 


IM 


5719 


IM 


1516 


NH 


4056 


NH 


4058 


NH 


5527 


NH 


5815 


NH 


4712 


STPHS 


2461 


STPP 


4059 


STPP 


4834 


STPP 


5516 


STPP 


5741 


STPP 


5816 


STPP 


4481 


STPS 


5520 


STPS 


FY 2007 





5436 BH 



FRONT ST BNSF O'PASS - SHELBY 
2001 - SIDEWALK PROGRAM - GTF 
2000 - SLOPE FLTN - S OF JCT -279 
2000 - SFTY - WYLIE DR - N EAST HLNA 

2000 - SFTY IMP - 4 KM E JCT 1-15 

2001 - SAFETY IMP - 2ND ST - HAVRE 
2001 - SAFETY IMP - 1ST ST N - HAVRE 

2001 - TURN BAYS - VAUGHN FRONT RD 

2002 - CURVE -N OF HAVRE 
2002 - CURVES - N OF TRACY 

2002 - SAFETY IMPVMT - L & C CO 

2002 - lOTH AVE SO/FOX FARM RD - GF 

JCT 1-15 -CONRAD 

RR OVERPASS -CUT BANK 

CANYON FERRY ROAD 

2ND AVE N - 15TH TO PARK - GTF 

TEN MILE CREEK - 2 KM W OF HELENA 
2ND AVE S - 7TH TO 15TH - GT FALLS 



TONGUE RIVER -MILES CITY 

TONGUE RIVER - SW MILES CITY 

WOLFCR-8 KM EOFVIDA 

CHERRY CREEK - 7 KM N OF TERRY 

STRUCTURES - NW OF BAKER 

DRAINAGE STRS - WEST OF SCOBEY 

KIRN COULEE - 37 KM NE POPLAR 

D4 - INTERSTATE STR REHAB 

FALLON - NORTHEAST 

DODSON - EAST 

EPSIE-EAST 

BROCKTON - EAST 

SOUTH OF SIDNEY -SW 

MALTA -NE 

2000 - FENCING - MILES CITY - FALLON 

ANGELA-N&S 

FORSYTH - NORTHWEST 

LOCATE REST AREA 

JCT MT200S- NORTHEAST 

NW OF MILES CITY -NW 

LAME DEER -NORTH 

JCT US 191 -WHITEWATER 

EAST OF GLENTANA - EAST 

BIG POWDER R - 3 KM E POWDERVILLE 



MONTANA 67 

URBAN AREA - GREAT FALLS 

SECONDARY 231 

WYLIE DRIVE 



5.1 



0.5 BRIDGE REHABILITATION 1 TO 5 

ADA SIDEWALK RAMPS 1 TO 5 

1 SLOPE FLATTENING <1 

RESURFACE <1 



SECONDARY 453 


2.3 


0.7 


RESURFACE 


<1 


2ND STREET 


0.48 


0.2 


INT UPGRADE/SIGNALS 


<1 


1ST STREET NORTH 





0.2 


SAFETY 


<1 


VAUGHN FRONTAGE ROAD 


3.5 


1 


ACCELERATION LANE 


<1 


SECONDARY 232 


4.2 


0.5 


RECONSTRUCTION 


<1 


SECONDARY 227 


1.5 


1.7 


RECONSTRUCTION 


1T0 5 


JIM TOWN RD, LAKE HELENA DR, 
BIRDSEYERD 


2.6 


0.5 


SAhLiy 


1T0 5 


MONTANA 200, MONTANA 3, US 89 


94.7 


0.02 


INT IMPROVEMENTS 


<1 


BUSINESS ROUTE 15 - CONRAD 


0.422 


3.1 


RESURFACE 


1T0 5 


SECONDARY 213 





0.3 


RR CROSSING 


1T0 5 


SECONDARY 430 


1.21 


3.82 


RECONSTRUCTION 


>5 


2ND AVENUE NORTH, 9TH STREET 


1.8 


1.1 


RESURFACE 


>5 


JCT OF BROADWATER AVE & WILLIAMS ST 


0.1 





BRIDGE REPLACEMENT 


1T0 5 


2ND AVENUE SOUTH 


0.48 


0.2 


RESURFACE 


<1 



BUSINESS ROUTE 94 - MILES CITY 


2.72 





BRIDGE REPLACEMENT 


>5 




0.1 





BRIDGE REPLACEMENT 


1T0 5 


REDWATER ROAD, VI DA EAST ROAD 


4.69 





BRIDGE REPLACEMENT 


<1 


SECONDARY 253 


5.03 





BRIDGE REPLACEMENT 


1T0 5 


B697 


5.5 





BRIDGE REPLACEMENT 


<1 


SECONDARY 248 


24.3 





BRIDGE REPLACEMENT 


1T0 5 


SECONDARY 251 


17.8 





BRIDGE REPLACEMENT 


<1 


INTERSTATE 94 


88.09 





BRIDGE REHABILITATION 


>5 


INTERSTATE 94 


184.52 


6.7 


CHIP SEAL 


1T0 5 


US 2 


454.15 


4.5 


RECONSTRUCTION 


>5 


US 212 


95.8 


7.8 


RECONSTRUCTION 


>5 


US 2 


626.15 


13.5 


RESURFACE 


>5 


MONTANA 16 


28.89 


20.8 


OVERLAY 


1T0 5 


US 191 





7 


OVERLAY 


1T0 5 


INTERSTATE 94, US 12 


148.95 


20.4 


FENCING 


<1 


MONTANA 59 


18.1 


13.3 


RECONSTRUCTION 


>5 


US 12 


258.7 


11.7 


REHABILITATION -MAJOR 


>5 


US 12 


43.6 





REST AREA 


<1 


MONTANA 200 





9.1 


OVERLAY 


1T0 5 


MONTANA 59 


2.15 


13 


OVERLAY 


1T0 5 


MONTANA 39 





4.2 


OVERLAY 


1T0 5 


SECONDARY 208 





9.5 


RESURFACE 


>5 


SECONDARY 248 


11.74 


15.7 


OVERLAY 


1T0 5 



JCT OF POWDERVILLE EAST RD, POWDER- 
VILLE WEST RD & BREWER RD 



BRIDGE REPLACEMENT 



2145 


NH 


BAINVILLE-E& W 


US 2 


2024 


STPP 


REDSTONE-E&W 


MONTANA 5 


4052 


STPP 


BAKER -SOUTH 


MONTANA 7 


4482 


STPS 


RICHLAND COUNTY LINE - NORTH 


SECONDARY 261 



656.3 


10.8 


RESURFACE 


14.8 


15.5 


RESURFACE 


23.64 


11.7 


RESURFACE 


26.8 


3.8 


RESURFACE 



1T0 5 

>5 

>5 

>5 

1T0 5 



MAP KEY/ FUNDING 
MDTNO. CATEGORY 



PROJECT LOCATION 



ROUTE 



REF. LENGTH 
POST IN MILES 



PROJECT SCOPE 



COST 
(SMIL) 



DISTRICT 5 -BILLINGS 










FY 2006 


BR 


WEST BILLINGS - KING AVE BRIDGES 


KING AVENUE W 




2.698 




1050 


0.2 


4243 


BR 


CLARKS FORK - FROMBERG 


RIVER STRLLI 




0.56 


0.04 


4542 


BR 


JUDITH RIVER - 7 KM NE HOBSON 


PIONEER ROAD 




2.9 





5174 


IM 


MOSSMAN INTCH - EAST 


INTERSTATE 90 - EAST 




435.381 


23.5 


5175 


IM 


BIG HORN COUNTY LINE -EAST 


INTERSTATE 90-EAST 




473.24 


13.3 


5176 


IM 


CROW AGENCY - GARRYOWEN 


INTERSTATE 90, US 212 


US 87 


508.714 


7.9 


5177 


IM 


GARRYOWEN - LODGE GRASS 


INTERSTATE 90, US 87 




516.64 


15.1 


5498 


IM 


HYSHAM INTCH - EAST 


INTERSTATE 94 




67 


11.3 


3924 


NH 


MAINST-LAVINA 


MONTANA 3 




45.66 


0.3 


4066 


NH 


LEWISTOWN - WEST 


MONTANA 200, US 191, 


US 87 


70 


9 


4073 


NH 


JUDITH GAP-N&S 


MONTANA 3, US 191 




14.51 


4.7 


4371 


NH 


D5/D4 - CULVERTS 


INTERSTATE 90, US 191 


US 212, US 87 


479.1 





4846 


NH 


GRASS RANGE -NORTH 


MONTANA 19, US 87 




45.163 


9.5 


5894 


SFCS 


STXAVIER-N&S 


SECONDARY 313 




22 


7 


4389 


SFCX 


PARK CITY -LAUREL 


OLD US 10 







6.7 



5012 STPHS 2001 -GDRAIL-W OF CUSTER INTCH 

5392 STPHS 2002 - GUARDRAIL - E OF COLUMBUS 

2002 - SHILOH/MONAD TURN BAY- BLG 

ABSAROKEE- COLUMBUS 

WYOMING LINE- BELFRY 

MAIN ST & 1ST AVE - LEWISTOWN 

LAVINA-EAST 

NWOFRED LODGE -NW 

JCT US 191 -WEST 

RR XING -MOORE LANE 

HOBSON -UTICA 

7 KM EAST OF COLUMBUS - EAST 

CARBON CO LINE -EAST 

MUSSELSHELL- NORTH & SOUTH 

JCT S-418- WEST 

JCT S-401 - E & W 

8TH AVE - MAIN TO 9TH - LAUREL 

WARM SPRING CR - 20 KM SW HILGER 
EAST FORK - 16 KM SE LEWISTOWN 
BIG DITCH - 9 KM W OF BILLINGS 
SPRINGDALE- INTCH -EAST 
POMPEYS PILLAR - WACO INTCH 
WACO INTCH -CUSTER 
HOBSON - EAST 
HARLOWTON REST AREA 
BUSBY MCS SCALE 
2000 - SAFETY IMPRVMT - HILGER 
2000 - SFTY IMP - 8 KM NW RED LODGE 
2002 - ELECTRICAL - W OF BILLINGS 
BELFRY -NORTH 
HARDIN -NORTH 

2002 - SAFETY IMPVMT - BILLINGS 



BRIDGE REPLACEMENT >5 

BRIDGE REPLACEMENT 1 TO 5 

BRIDGE REPLACEMENT <1 

SLOPE FLATTEN 1 TO 5 

OVERLAY-ENGINEERED 1 TO 5 

OVERLAY -ENGINEERED 1 TO 5 

OVERLAY -ENGINEERED >5 

OVERLAY -COLD MILL 1 TO 5 

RESURFACE <1 

RECONSTRUCTION >5 

RECONSTRUCTION >5 

CULVERT 1 TO 5 

OVERLAY -COLD MILL 1 TO 5 

OVERLAY <1 

OVERLAY -COLD MILL <1 
GUARDRAIL SKID TREAT, 



5393 


STPHS 


0920 


STPP 


4065 


STPP 


4133 


STPP 


5185 


STPP 


5501 


STPP 


5745 


STPP 


4847 


STPRR 


4485 


STPS 


4486 


STPS 


4487 


STPS 


5199 


STPS 


5746 


STPS 


5817 


STPS 


3927 


STPU 


FY 2007 


4693 


BR 


4882 


BR 


4884 


BR 


5173 


IM 


5178 


IM 


5179 


IM 


4368 


NH 


4978 


NH 


5181 


NH 


4719 


STPHS 


4720 


STPHS 


5391 


STPHS 


1016 


STPP 


4064 


STPP 


FY 2008 


5390 


STPHS 



INTERSTATE 94 


42.7 


0.5 


BRIDGE RAIL 


<1 


OLD US 10 


3.3 


0.6 


GUARDRAIL SKID TREAT, 
BRIDGE RAIL 


<1 


URBAN ROUTE 1031 


2.5 





ACCELERATION LANE 


<1 


MONTANA 78 


37.2 


8.8 


RESURFACE 


>5 


MONTANA 72 





10.5 


RESURFACE 


>5 


MONTANA 200, US 191, US 87 





0.3 


INT UPGRADE/SIGNALS 


<1 


US 12 


146.081 


14.4 


OVERLAY -COLD MILL 


1T0 5 


MONTANA 78 


5.1 


14.2 


OVERLAY -COLD MILL 


1T0 5 


MONTANA 81 


35.9 


6.5 


OVERLAY -COLD MILL 


<1 


MOORE LANE 


0.47 





INT UPGRADE/SIGNALS 


<1 


SECONDARY 239 





11.7 


REHABILITATION 


1T0 5 


SECONDARY 421 


5.894 


2.7 


RESURFACE 


1T0 5 


SECONDARY 421 


8.62 


2 


RESURFACE 


1T0 5 


SECONDARY 310 


33.3 


7.4 


OVERLAY -COLD MILL 


<1 


SECONDARY 416 


9.2 


4 


OVERLAY 


1T0 5 


SECONDARY 302 


10 


6 


OVERLAY -COLD MILL 


<1 


8TH AVENUE 





0.6 


RECONSTRUCTION 


1T0 5 


MONTANA 81 


33.6 





BRIDGE REPLACEMENT 


1T0 5 


SECONDARY 238 








BRIDGE REPLACEMENT 


<1 


SECONDARY 532 


13.78 





BRIDGE REPLACEMENT 


<1 


INTERSTATE 90, US 191 


354.026 


6 


OVERLAY -COLD MILL 


1T0 5 


INTERSTATE 94 


23.91 


12.1 


OVERLAY -ENGINEERED 


1T0 5 


INTERSTATE 94 


36 


10.7 


OVERLAY -ENGINEERED 


1T0 5 


MONTANA 200, MONTANA 3, US 191, US 87 


57.74 


12.1 


RESURFACE 


>5 


MONTANA 3, US 12 


100.9 





REST AREA 


1T0 5 


US 212 


23.58 





MSC SCALE 


<1 


US 191 


14.5 


0.5 


RECONSTRUCTION 


<1 


MONTANA 78 


5.2 


0.4 


RECONSTRUCTION 


<1 


VARIOUS LOCATIONS - BILLINGS 






SAFETY 


<1 


MONTANA 72 


10.38 


10.9 


RECONSTRUCTION 


>5 


MONTANA 47 


1.25 


10.4 


RESURFACE 


>5 



INTERSTATE 90, US 212, US 87 



0.55 



SAFETY 



<1 



Rail, Transit & Planning Division Telephone Numbers 



Only the most frequently requested numbers are listed here. For an area or person not listed, call (800)714-7296 (in IVlontana only) or 
(406)444-3423. The TTY number is (406)444-7696 or (800)335-7592. 



Administrator (Sandra Straehl) 444-7692 

sstraehl@mt.gov 

Bicyclist/Pedestrian (Pam Langve-Davis) 444-9273 

plangvedavis@mt.gov 

Map Orders 444-6119 

http://www.mdt.state.mt.us/travinfo/maps 

Multimodal Planning (Dick Turner) 444-7289 

dturner@mt.gov 

Projects (Gary Larson) 444-6110 

glarson@mt.gov 

Secondary Roads (Wayne Noem) 444-6109 

wnoem@mt.gov 



Road Data & Mapping (Zia Kazimi) 444-6111 

zkazimi@mt.gov 

Traffic Data (Becky Duke) 444-6122 

bduke@mt.gov 

Transit (Tom Steyaert) 444-4210 

tsteyaert@mt.gov 

Urban Planning (Lynn Zanto) 444-3445 

lzanto@mt.gov 

Newsline Editor (Dawn McCallum) 444-6115 

dmccallum@mt.gov 



Newsline is a quarterly publication of the Rail, Transit and Planning Division, Montana Department of Transportation. 



6,731 copies of this public document were published at an estimated cost of 484! per copy for a total of $3,251.54 which includes 
$1,248.60 for printing and $2,002.94 for distribution. Alternative accessible formats of this document will be provided upon request. The 
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To serve the public by providing a transportation system and services that emphasize quality, 

safety, cost effectiveness, economic vitality and sensitivity to the environment. 
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